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8 ce 1? Pareh 1956 


VE Ors Sie ; 
ee RON. Contract Yo.) $°-1913 
Anendmont Wo. 3 


Lockheed Aireraft Corporation 
Beroank, California 


~ 


fentilemen;: 


ie This document COnsti tic Aceidment Nusber 3 te Ceonoreet fma: - 
SPelJl3, dated 2 Har bk 1955, Leween the Lockheed Aireraft Corners tia :, 
Burbank, Califernia, and the onisec States af America and auras eaid 
contract ag hi reinafter set fe rsh: 


2. In Pert ¥. General Beov Bons of Gontraet No. $<192 ade ty 


ie 


following subsections te geiaral. prov cion ie. 2. Pe ents: 


" (e) The Governmait abeil pay the Contractar, aoen 
the deliv xy of cach airplane h reuncer and upon pre« 
sentation te the famcreeting Gtoiser of invetoes ané 
auch other evidences as he BEY Pegoire, the sua of 
25X1A which gneunt ig herel.y esterlished an~ 
@ tentative unit billinw price for articles and 
services to be auppliscd ha rounder, lees, for the 
purpose 62 Licuidatia: advance ang Progress payre tu, 
Wilehever of th: follorine is the nailer, (1) an 
amount eqial te the cotel of all rnlig¢idated advea:. | 
and proxztess pays nts herouncer, er (44) an amount ; 
equel te 387 of said teatniive valt billing price, — 


* (4) The making of such tentative ollling orice nag 
mente sim] net) iusit. or mrejodice any rishts of th 
Hovermmen or the Cont. actor unger thia contract, vT> 
agar epult of any Priva ls vinion Breet te Pauri ce 
hereof, the revised con sract orice is grater than the 
ageregate of the oi Lin: trices ye@rein previded, the 
Contractor she 1 appropeiatel: aod promoily be raic 

tne macant of snch aeour, Fo goed revised contra: i. 
URSOL Bd S88 ba ub fe: pegnte ao Buon billing orices, 
ths Contreetur shall a ; re ariately and promptly resebucse 
the Sovernacnt the aBritr Ts! “the deiekoogy, The etal 
@ncirit So" pavablse ane ho ao ehag of payment ehail ie set 
forth in ar avendoant er SiS conte act." . : 
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Currin 
okey 


5 


. 3e All other tema, comsivio # and reqeisonenta of Cetcract. Mum. © 
SPa1913 remain unchanged, 


ke Please iideate yore recenpa oo thie aac t 
PL ua Vel pe of MALS Aaecciment Amour 3 io G5 
tract Number SP0l 913 and your acasp ance thereon’ Uy @meerting the ori oe 
and tye perged of the Amadnent. feturn the fully execeted criciral ic 
One Copy of the Amendment. tw the uncersigned and retain the reas: i | 

ES 3t3 es 4 . 4 - = 3 3 haees 

eeny for your SLlex. ve 


ec eae 


Contracting {8° Lear 


ACKROrT, DFID ATE ACCT in 


LOCKE. ED ALRORAFT CORP OO AT oN 
25X1A 


oe 


TiTL: Assistant Treasurer 
helenae eee a ee 


DATE March 23, 1956 
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